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BILL NO. S-79-12- 


SPECIAL ORDINANCE NO. S- 0 <2 - f ® 


AN ORDINANCE approving Change Order No. 5, 
Water Contract No. 77-W-2, in connection 
with Water Works Improvements, Filtration 
Plant Additions. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 


INDIANA: 


SECTION 1. That Change Order Mo. 5, Water Contract No. 77-W-2 


to Hagerman-Shambaugh, joint bidders, in connection with Water Works Improve¬ 
ments, Filtration Plant Additions, for: 


Repair of pipe used on water discharge from the pumping 
station, which has several leaks. 


in the amount of $2,057.00, as set out in the specifications, is hereby 
in all things ratified, confirmed and approved. 


SECTION 2. That this Ordinance shall be in full force and effect 


from and after its passage i 




FORM & Ll. 









Read the first time in full and on motion by , 

seconded by _, and duly adopted, read the second time 

by title and referred to the Committee (and the City 

Plan Commission for recommendation) and Public Hearing to be held after 
due legal notice, at the Council Chambers, City-County Building, Fort Wayne, 
Indiana, on_, the day of 


o'clock 


M.,E.S.T. 


CHARLES W. WESTERMAN 

CITY CLERK 




Read the third time in full and on motion by 

seconded by__, and duly adopted, placed on its 

passage. PASSED (60S*) by the following vote: 


TOTAL VOTES 

BURNS 

EISBART 

GiaQUINTA 

NUCKOLS 

S- 

X. 

SCHMIDT, D. 

X 

SCHMIDT, V. 

X 

SCHOMBURG 

X' 

STIER 


TALARICO 

X 

DATE: 



NAYS 


ABSTAINED 


CHARLES W. WESTERMAN - CITY CLERK 


WESTERMAN - CITY CLERK 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (ZONING MAP) (GENERAL) (A NN E XATIO N) y (SPECIAL) 
(ARRROPRiATION) ORDINANCE (R ESOLUTI ON,) No. 





(sea: 




19 


TUBE'S 'WT "WESTeRMAKT - CIT 

Presented by me to the May< 
the__day of 




l/_i±A o ’-clock 



PRESIDING OFFICER 
of the City of Fort Wayne, Indiana, on 
, 19 _, at the hour of 


Approved and signed by me this _ 

f at the hour of 4 VQC) o 'clock ^ 


CHARLES W. WESTERMAN 

_ 


CITY CLERK 
_day of^ 




t_^ 

WINFIELD C. MOSES, JR. 

MAYOR 





























































































^ -Read the first time in full and on motion by 


seconded by 


J „ _, and duly adopted, read the second time by title and referred to the 

_(an d - thc City Plan CuiiniiisS ion for 


Committee on 



DATE: /^ , 


~tE~” 


CITY CLERK 




Read the third time in full and on motion by_ 

seconded by _, and duly adopted, placed on its passage. 

PASSED (LOST) by the following vote: 


AYES NAYS ABSTAINED ABSENT TO-WIT: 

TOTAL VOTES _ _ _ _ 

BURNS _ _ _ _ 

HINGA 

HUNTER _ _ _ 

MOSES _ . _ 

NUCKOLS . _ _ __ _ _ 

SCHMIDT. D. _ _ _ 

SCHMIDT. V. _ _ _ _ 

STIER 

TALARICO 

DATE:_ 

CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(ZONING MAP) (GENERAL) (ANNEXATION) (SPECIAL) (APPROPRIATION) ORDINANCE 

(RESOLUTION) No. on the day of , 19 . 

ATTEST: (SEAL) ’ 


CITY CLERK PRESIDING OFFICER 

Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 
day of_, 19_, at the hour of_o'clock_M . ,E .S .T. 


Approved and signed by me this 
at the hour of_o'clock 


CITY CLERK 

day of_ 

_M. .E.S.T. 



MAYOR 

































































































S-79-12-16 


your Committee on 


REPORT OF THE C02MITTEE. ON 
City Utilities 


CITY UTILITIES 


to whom was 


approving Change; Order No. 5 Water Contract No. 77-W-2. in 

connection with Water Works Improvements, Filtration Plant Additions 


have had said Ordinance under consideration 
Council that said Ordinance 


the Common 



VIVIAN' G. SCHMIDT 


DONALD J. SCHMIDT 


JAMES S. ST 




“CONCURRED !N~ 




.CHARLES W. \7 ATAMAN, CITY CLERK 

































T 1 

TITLE OF ORDI5JANCE SPECIAL ORDINANCE - CHANGE ORDER NO.5 - CONTRACT NO. 77-W-7 - wat^p 

FILTRATION PLANT ADDITIONS 

DEPARTMENT REQUESTING ORDINANCE _ BOARD OF PUBLIC WORKS _ ^ ~ 7*7 -S2 "/<C? 

SYNOPSIS OF ORDINANCE —CHAN GE ORDER N O ,„5, WATER CONTRACT NO. 77-W-2, WATTO unmrs TMp R n VEMENTS , 
FTLTRATTON PLANT ADDITQNS, HAGERMAN-SHAMBAUGH, JOINT BIDDERS, FOR REPATR OF ptpf ttf ep 

ON WATER DISCHARGE FROM THE PUMPING STATION. WHICH HAS SEVERAL T.FAKS , rath ptpf t.ttt t 

BE WELDED FROM INSIDE TO CREATE A CONTINUOUS SLEEVE, THUS REMOVING SOTTRCIF (TF t.fafaof tm ptp F 


(CHANGE ORDER ATTACHED) 


PRIOR APPROVAL REQUESTED NOVEMBER 28, 1979, A COPY OF WHICH IS ATTACHED hereto 


TOTAL REVISED CONTRACT PRICE INCLUDING THIS CHANGE ORDER S1A .7AR v>n nn 


EFFECT OF PASSAGE REPAIR OF LEAKAGE TN WATER nTSOHAFnF pipe 


EFFECT OF NON-PASSAGE _WILL HAVE, TO BE REPAIRED AT FUTURE DATE AT HUPP hto H ER 

COST, SINCE PRESENT CONTRACTOR IS ALREADY WORKING IN AREA WHERE PTPF ts T.nrATpp 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $2057.00 FROM BOND ISSUE 


ASSIGNED TO COMMITTEE 

































